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v f MK11RAN UNIVERSITY OF ENGINEERING & TECHNOLOGY , 

SHAHEED ZA LEIOIJAR ATI Hill) IK) CAMPUS, KHAIRPUR M1ICS 

No. M U ET/SZA B/K H P-C/A R(Estt:)/ 79 
Dated: 01-02-2016 


NOTIFICATION 

It is notified lor the general information of all concerned that with the approval of the competent 
authority and in fulfillment of the requirement of Rule No. 7 of SPPRA Rules 2010, the Pro-Vice 
( hancellor. Mehran University of Engineering & Technology, Shaheed Zulfiqar Ali Bhutto Campus 
Khairpur Mil 's has been pleased to rc-constilutc the “ Procurement Committee” for the procurement 
of furniture • Fixtures / Works / Goods/ for various Buildings of MUET, Shaheed Z.A Bhutto 
Campus Khairpur Mirks, due to recently retirement of Mr. Riaz Ahmed Arian, Associate 
Prolessor(External Member) from his services from Government College of Technology, Khairpur 
Mir s. The name of Mr. Ghulam Mujtaba Abbasi, Executive Engineer (Electrical). SALU Khairpur 
Mir's has been recommended by Project Director. 


File revised Comm i ttee is consisting of the following:- 

\A ngr. Sajjad Hussain Memon Convener 

Project Director 

2. Mir Sajjad I lussain Talpur External Member 

Principal PTT1/GCT. Khairpur Mirks 

T In-charge Chairman of concerned Department Member 

4. Mr. Ghulam Mujtaba Abbasi External Member 

Executive Engineer (Electrical) 

SALU Khairpur Mirs 

5. Divisional forest Officer Khairpur External Member 

(>. Mr. Waqas Ali Channa Member 

Deputy Director Finance 
MUET. S/.AB, Campus. Khairpur Mir's 

7. I-ngr. Naveed Ali Brohi Secretary/Member 

Assistant Engineer (Electrical) 


TERMS OF REFERENCE OF THE COMMITTEE: 

% 

I. Preparing Bidding Documents 

II. Carrying out technical as well as financial evaluation of the bids. 

III. Preparing evaluation report as provided in Rule 45. 

IV. Making recommendations for the award of contract to the competent authority. 

V. Perform any other function ancillary and incidental to the above. 







EHRAN UNIVERSITY OF ENGINEERING & TECHNOLOGY. JAMSHORO 

Dated:^, .07.2017 


Reference 

A, ‘ 

Office Notification No.MUET/SZAB-C/KHP/AR(Estt: )/-847 dated 15.11.2014. 


NOTIFICATION 

No.Estt:(Teach:')/-/y y -^ of 2017. In continuation to above on recommendations of 
Pro Vice Chancellor, Mehran University of Engineering & Technology Shaheed Zulfiquar Ali 
Bhutto Campus Khairpur Mirs, it is notified for the general information of all concerned that 
competent authority of the University has re-constituted Complaint Redressal Committee of MUET, 
SZAB Campus Khairpur Mirs’consisting of the following members: - 

1. Prof. Dr. Mukhtiar Ali Unar, Convenor 

Pro Vice Chancellor, 

MUET, SZAB Campus Khairpur Mirs’. 


1. Engr. Imdad Hussain Sial, 
Project Director, 

Shah Abdul Latif University, 
Khairpur Mirs’ 



The Divisional Accounts Officer, 
Khairpur Mirs’. 


Member 


Member 


The Terms of References (ToRs) of the above committee shall be to address the complaints of 
bidders / contractors that may occur during the pre-qualification of contractors for Civil / Electrical / 
External Development Works of MUET, SZAB campus Khairpur Mirs’ as per Rule No.31 of 
SPPRA Rules, 2010 (Amended 2017), Government of Sindh. 



REGISTRAR 


Copy f.w.cs to: 

1. All Committee Members. 

2. The Secretary to Vice Chancellor, MUET, Jamshoro. 

3. The Secretary to Pro Vice Chancellor, MUET, Jamshoro. 

4. The Secretary to Pro Vice Chancellor, MUET, SZAB Campus Khairpur Mirs’. 

5. Master File. 

6. Personal File. 


Paroo Mai 
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IP Mehran University of Engineering & Technology, 

Shaheed Zulfiqar Ali Bhutto Campus, Khairpur Mir's 


"SAY NO TO CORRUPTION" 


NOTICE INVITING TENDERS 


All the interested Contractors/Firms/Parties meeting eligibility criteria, viz. having registration with Federal Board of 
Revenue (FBR) for Income Tax, Sales Tax in case of procurement of goods, registration with the Sindh Revenue Board 
in case of procurement of works and services and registration with Pakistan Engineering Council as the case may be 
and are not blacklisted in any procuring agency or authority, are invited to participate for the following works: 


^ r ‘ Name of Work 


Estimated Tender Completion Earnest Date of 
Cost Fee Time j Money Purchase 


Date of Submission Purchase 
of Bids From 



Dismantling and 
reconstruction of compound 
wall, supplying and 
installation of sodium light 





18-12-2017 

to 

01-01-2018 


»>/ 

Project 

Director 

Office 

01 

and Security C.C.T.V Camera 
system for Main Campus and 
Supply Fixing barbed wired 

19.450 

(M) 

3,000/- 

(Rs.) 

02 Months 

5% 

02-01-2018 


at Residential Complex of 







. W * 


MUET, Shaheed Z.A Bhutto 
Campus Khairpur Mir’s 









The terms and conditions are given as under: 

Applications from reputed Contractors/Firms renewed license holders of Pakistan Engineering Council in Category C-06 
(at least) along with relevant codes and valid registration of Electrical Inspector, Government of Sindh for Sukkur Region. 

The Contractors/Firms experienced in the field & desirous are requested to submit the following information along wifh 
their applications. ) 

1 . 

2 . 


Name & Address of Contractor/Firm. J 

Nature of ownership (Company/Sole proprietorship/Partnership) with copy of Memorandum and Article of Association* 
and Partnership Deed. 

3. Name, address and CNIC numbers of the Directors/Partners of the firms. 

4. Valid Registration Certificate from Pakistan Engineering Council (PEC) and details of enlistment with other Government 
organisations/agencies. ) 

5. Income Tax Registration Certificate, Income Tax Returns for the last three years and Registration with Sindh Revenue 
Board (SRB)/NTN of the Frm/Contractor. 

’ 

6. List of EquipmentTTools, Plants including available construction equipment, machinery along with proof of ownership. 

7. Financial status of the firm duly supported by the bank certificate. 

8. List of technical staff with qualifications, experience including list of Graduate Engineer/ Diploma Engineers with th#r * 
CVs and registration with PEC. 

9. List of at least 03 Major similar nature works already executed during last three years with Completion Certificate fron^ 

the Clients/Consultants and completion cost of thp project. J 

10. List of at least 03 major similar nature of works in hand in same conditions showing cost of work. 

11. List of transport owned. 

12. An affidavit to the effect that the Contractor/Firm or any of it’s partners have not been blacklisted by any Government/! 
Government departments, autonomous or any other organisations. 

13. Details of disputes/litigations/arbitration cases, if any, in the last ten years with Govt./Semi Govt, or 
organisations/agencies against the firm/contractor showing extent and results of proceedings. 

14. Any other relevant information. 


i. 


•4 

J 


15. Evaluation/Qualification shall be based on Marks/Score Criteria which is given in Bidding Documents, 

16. The Method of Procurement is Single Stage Single Envelop Procedure. . * 

17. The tender documents can be had from office of the Project Director or can be downloaded from SPPRA website i.e.. 
www.pprasindh.gov.pk and University website www.muetkhp.edu.pk on the payment noted above (non-refundable) 
in shape of pay order on any working day except the day of opening of tenders. The sealed tender on prescribe^ 
proforma alongwith 5% as bid security of total bid in the form of Pay Order in favour of the Project Director should 
be submitted by 02-01-2018 up to 11:00 am and same will be opened on the same day at 11:30 am in respective 
office, in presence of the Contractors/Suppliers/Representatives, whosoever will be present at that time. In case of 
any unforeseen situation resulting in closure of office on the date of opening or if Government declares holiday, the 
tender shall be submitted/opened on the next working day at the same time & venue. Any Conditional or un-accompanied 
of the earnest money, tender will not be considered in the competition. 

The Procuring Agency reserves the right to reject any or all bids subject to relevant provisions of SPP Rules, 2010 

and may cancel the bidding process at any time prior to the acceptance of a bid or proposal under Rule-25 Qf said Rules. 

Project Director 

MUET, Shaheed Z.A Bhutto 
Campus Khairpur Mir's 


Phone No.: 0243-9280314 
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Attendance Sheet of Members of Procurement Committee. 


MEHRAN UNIVERSITY OF ENGINEERING & TECHNOLOGY, SHAHEED Z.A 
BHUTTO CAMPUS KHAIRPUR MIR’S 


Name of Works 

Dismantling and reconstruction of compound wall, supplying and installation of sodium light and Security C.C.T.V Camera 
system for Main Campus and Supply Fixing barbed wired at Residential Complex of MUET, Shaheed Z.A Bhutto Campus 
KhairpurMir’s. 


Dated: 02-01-2018 

Time: 11:30 AM 


Sr.No. 

Name of Representative 

Name of Firm/ Departments 

Designation 

Signature 

1 

Engr. Sajjad Hussain Memon 

Project Directorate 

MUET, SZAB Campus Khairpur 

Project Director 


2 

Engr. Mir Sajjad Hussain Talpur 

PTTI/GCT, Khairpur Mir’s 

Principal 


3 

Prof. Dr. Syed Naveed Raza 

Shah 

Civil Engg. Deptt: 

Chairman 


4 

Engr. Ghulam Mujtaba Abbasi 

Shah Abdul Latif University, 
Khairpur Mir's 

Executive Engineer (Electrical) 

A 

5 

Mr.Maqsood Ahmed Memon 

Forest Department 

Divisional Forest Officer 


6 

Mr.Waqas Ali Channa 

Finance Department 

MUET, SZAB Campus Khairpur 

Deputy Director Finance 


7 

Engr. Naveed Ali Brohi 

Project Directorate 

MUET, SZAB Campus Khairpur 

Assistant Engineer 





















TENDER OPENING SHEET 
























Bid Evaluation Report 

1. Name of Procuring Agency: Mehran University of Engineering & Technology, Shaheed Z.A 

Bhutto Campus Khairpur Mir’s. 

2. Tender Reference No:PD/MUET/KHP/-376 Dated: 12-12-2017 

3. Tender Description/Name of work/item: Dismantling and reconstruction of compound wall, supplying and installation of 

sodium C.C.T.V Camera System for Main Campus and Supplying Fixing Barbed 
wire at Residential Complex of MUET, Shaheed Z.A Bhutto Campus Khairpur 
Mir’s. 

4. Method of Procurement: Domestic / Local 

5. Tender Published: SPPRA Website on 14-12-2017 

Print & Electronic Media (SPPRA ID No.35701 & MUET } Jamshoro Website on 13-12- 
2017. The News Dated: 13-12-2017, Rozani Sindh Expres Dated: 13-12-2017 & Daily Jang 
Dated: 13-12-2017. 


6. Total Bid documents Sold: Two (02) Nos. 

7. Total Bids Received: Two (02) Nos. 


8. Technical Bid Opening date: (if applicable) N/A (Provide details in separate form) 

9. No. of Bid technically qualified (if applicable): N/A _ 13 _ 

10. Bid(s) Rejected: _ NIL _ 

11. Financial Bid Opening date: _ 02-01-2018 _ 


12. Bid Evaluation Report: 


No 

Name of Firm or Bidder 

Cost offered by 
the Bidder 

Ranking in 
terms of 
cost 

Comparison 

with 

Estimated cost 

Reasons for 
acceptance/ 
rejection 

Remarks 

0 

1 

2 

3 

4 

5 

6 

1 . 

M/s Kashif Constructors, 
Khairpur Mir’s 

Rs. 19,409,549.00 

1 st lowest 

-0.21% Below 

Accepted due to 

1 st lowest 


2. 

M/s OM Parkash M. 
Kundnani, Larkana 

Rs. 19,500,739.51 

2 nd Lowest 

0.26% above 

Highest 



Signatures of the Members of the Committee. 



Principal PTTI/GCT, Khairpur Mir’s Chairman Civil Engg. Deptt: Executive Engineer (Electrical) 

External Member MUET, SZAB Campus Khairpur Mir’s / SALU, Khairpur Mir's / External Member 

Member 





Engr. Naveed Ali Brohi 
Assistant Engineer (Electrical) 

MUET, SZAB Campus Khairpur Mir’s/ Member 
/ Secretary 


Engr. Sajjad Hussain Memon 

Project Director, MUET, Shaheed Z.A Bhutto Campus, / Khairpur Mir's/ Convener 


























Record of Bid Opening 


NAME OF WORK Dismantling and reconstruction of compound wall, supplying and 

installation of sodium C.C.T.V Camera System for Main Campus 
and Supplying Fixing Barbed wire at Residential Complex of 
MUET, Shaheed Z.A Bhutto Campus Khairpur Mir’s. 

Date and Time of Bid Opening: 02-01-2018 at 11:30 AM 

The Bid opening committee checked the bids that were received in Project Directors office, and 
ensured that total number of bids received was two (02) & all were properly sealed. (List attached as 
annexure-A). 

The committee opened the bids of Dismantling and reconstruction of compound wall, supplying and 
installation of sodium C.C.T.V Camera System for Main Campus and Supplying Fixing Barbed wire 
at Residential Complex of MUET, Shaheed Z.A Bhutto Campus Khairpur Mir’s at the above time 
and date in presence intending of contractors / representatives (Attendance sheet is attached as 
annexure-B). 

The bidders names along with the offered bid amount and presence of a correct bid security were 
read aloud by the committee as follows:- 


SJ 

NAME OF BIDDER 

BID 

AMOUNT 

BID SECURITY 
AMOUNT 

NO. AND DATE OF BID 
SECURITY/ CHEQUE / 
GUARANTEE WITH 
BANK NAME 

REMARKS 

PAKISTANI RS. 

PAKISTANI 

RS. 

1 

M/s Kashif 
Constructors, 
Khairpur Mir’s 

Rs. 19,409,549.00 

Rs.975,000.00 

Call Deposit P.O. 
No.06081503, 

Dated: 02-01-2018 

UBL Bank Foujdari 

Rd. Khairpur 

More than 
required 

2 

M/s OM Parkash 

M. Kundnani, 
Larkana 

Rs. 19,500,000.00 

Rs.972,500.00 

Call Deposit P.O. 
No.00271760 

Dated: 01-01-2018 

Silk Bank Larkana 

More than 
required 



Engr. Mir Sajbd Hussain Talpur 
Principal PTTI/GCT, Khairpur Mir's 
External Member 



Chairman Civil Engg. Deptt: Executive Engineer (Electrical) 

MUET, SZAB Campus Khairpur Mir’s / SALU, Khairpur Mir's / External Member 
Member 



Engr. Nave£cfAli Brohi 
Assistant Engineer (Electrical) 

MUET, SZAB Campus Khairpur Mir’s/ Member 
/ Secretary 


Engr. Sajjad Hussain Memon 

Project Director, MUET, Shaheed Z.A Bhutto Campus, / Khairpur Mir's/ Convener 














BIDDERS QUALIFICATION REPORT 
Rule-46(i) single Stage one Envelope Procedure 

Name of Work:- Dismantling and reconstruction of compound wall, supplying and installation of 
sodium light and Security C.C.T.V Camera system for Main Campus and Supply 
Fixing barbed wired at Residential Complex of MUET, Shaheed Z.A Bhutto Campus 
Khairpur .Mir’s. 

Date and Time of Bid Opening: 02.01.2018 at 11:30 A.M 


Name of Bidder: M/s Kashif Constructor, Khairpur 


Sr.# 

Eligibility 

Yes 

No 

1 

The interested contractors must have sealed Envelop 



2 

Valid Pakistan Engineering Council in Category C-06 (at least) along with relevant 

codes. 

7 


3 

1 he contractor must possess renewed / valid electrical incenses of electrical inspector 

region Sukkur. 

7 


4 

Name & Address of Contractor / Firm. 



5 

Nature of ownership (Company / Sole proprietorship / Partnership) with copy of 

Memorandum and Article of Association and Partnership Deed. 

7 " 


6 

Name, address and CNIC numbers of the Directors / Partners of the firms 



7 

Details of enlistment with other Government organizations / agencies. 



8 

Valid Income Tax Registration Certificate, Registration with Sindh Revenue Board 

(SRB)/NTN of the firm / contractor. Income Tax Returns for the last three years 

7 


9 

List of Equipment / Tools, Plants including available construction equipment, machinery 

along with proof of ownership. 

7 


10 

Financial status of the firm duly supported by the bank certificate 



11 

List of technical staff with qualifications, experience including list of Graduate Engineer/ 

Diploma Engineers with their CVs and registration with PEC. 

7 


12 

List of at least 03 Major similar nature works already executed during last three years 
with Completion Certificate from the Clients/ Consultants and completion cost of the 
project. 



13 

List of at least 03 major similar nature of works in hand in same conditions showing cost 
of work. 

7 


14 

List of transport owned. 



15 % 

An affidavit to the effect that the contractor / firm or any of it’s partners have not been 
black listed by any Government / Semi Government departments, autonomous or any 
other organizations. 



16 

Details of disputes / litigations / arbitration cases, if any, in the last ten years with Govt./ 

Semi Govt, or any organizations / agencies against the firm / contractor showing extent 
_and results of proceedings. 




4 " 

Mr. G^ulam MujtaHa Abbasi^ 
Executive Engineer (Electrical) 
Mir’s SALU, Khairpur 


Assistant Engineer (EL), 

Mir's MUET, SZAB Campus Khairpur Mir’s 
Member / Secretary 


'us, Khairpur Mir's/ Convener 




Engr. Mir Sajjad Hussain Talpur 
Principal PTTI/GTC, Khairpur Mir's 
External Member 




Prof.Dr.N^vepfl Raza Shah 
Chairman Civil Engg. Deptt: 
MUET, SZAB Campus Khairpur 



Engr.Sajjad Hussain Memon 
Project Director 

MUET, Shaheed Z.A Bhutto Can 



































BIDDERS QUALIFICATION REPORT 
Rule-46(i) single Stage one Envelope Procedure 

Name ot Work:- Dismantling and reconstruction of compound wall, supplying and installation of 
sodium light and Security C.C.T.V Camera system for Main Campus and Supply 
Fixing barbed wired at Residential Complex of MUET, Shaheed Z.A Bhutto Campus 
Khairpur Mir’s. 

Date and Time of Bid Opening: 02.01.2018 at 11:30 A.M 

Name o f Bidder: M/s OM Parkash M.Kundnani, Larkana 


Sr.# 

Eligibility 

Yes 

No 

1 

The interested contractors must have sealed Envelop 



2 

Valid Pakistan Engineering Council in Category C-06 (at least) along with relevant 

codes. 



3 

The contractor must possess renewed / valid electrical incenses of electrical inspector 
region Sukkur. 



4 

Name & Address of Contractor / Firm. 



5 

Nature of ownership (Company / Sole proprietorship / Partnership) with copy of 

Memorandum and Article of Association and Partnership Deed. 



6 

Name, address and CN1C numbers of the Directors / Partners of the firms 



7 

Details of enlistment with other Government organizations / agencies. 



8 

Valid Income Tax Registration Certificate, Registration with Sindh Revenue Board 

(SRB)/NTN of the firm / contractor. Income Tax Returns for the last three years 



9 

List of Equipment / Tools, Plants including available construction equipment, machinery 
along with proof of ownership. 



10 

Financial status of the firm duly supported by the bank certificate 



11 

List of technical staff with qualifications, experience including list of Graduate Engineer/ 

Diploma Engineers with their CVs and registration with PEC. 



12 

List of at least 03 Major similar nature works already executed during last three years 

with Completion Certificate from the Clients/ Consultants and completion cost of the 
project. 



13 

List ol at least 03 major similar nature of works in hand in same conditions showing cost 

of work. 



14 

List of transport owned. 



15 

An affidavit to the effect that the contractor / firm or any of it’s partners have not been 
black listed by any Government / Semi Government departments, autonomous or any 
other organizations. 



16 

Details of disputes / litigations / arbitration cases, if any, in the last ten years with Govt./ 
Semi Govt, or any organizations / agencies against the firm / contractor showing extent 
and results of proceedings. 
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ITEM NO.01 TO OPEN AND SCRUTINIZE THE BIDS RECEIVED FROM THE FIRMS FOR 

DISMANTLING AND RECONSTRUCTION OF COMPOUND WALL. 

SUPPLYING AND INSTALLATION OF SODIUM LIGHT AND SECURITY 

C.C.T.V CAMERA SYSTEM FOR MAIN CAMPUS AND SUPPLY FIXING 

BARBED WIRED AT RESIDENTIAL COMPLEX OF MEET. SHAHEED Z.A 

BHUTTO CAMPUS KHAIRPUR MIR’S 

The Project Director informed the committee that the bids were invited for dismantling and reconstruction 
of compound wall, supplying and installation of sodium light and security C.C.T.V camera system for 
main campus and supply fixing barbed wired at residential complex of MUET. Shaheed Z.A Bhutto 
Campus Khairpur Mir’s vide letter No:PD/MUET/KHP/-376 Dated: 12-12-2017. The NIT along with the 
bidding documents were hoisted on SPPRA website and MUET, SZAB Campus Website as well. The 
Tenders/ bids were opened on 02-01-2018 at 11:30 a.m in the presence of contractors and procurement 
committee members. The amount quoted / offered by the contactors was read aloud and recorded in the 
bid opening sheet which was then signed by the procurement committee members and available / present 
contractors. The following bidders submitted their bids. 


1. M/s Kashif Constructor, Khairpur Tendered Cost Rs. 19,409.549.00 I s1 Lowest 

2. M/s OM Parkash M.Kundnani Tendered Cost Rs. 19,500.000.00 Highest 


The received bids were sent to M/s RCC Consultants, Hyderabad who scrutinized and issued Bid 
Evaluation Report vide their letter No.RCC/MUCET/RE-CCTV/9971-18 dated: 5 lh January, 2018. 
According to Bid Evaluation Report 02 Nos. bidders participated in the bidding process and M/s Kashif 
Constructor, Khairpur stood the l sl lowest bidder at a bid price of Rs. 19.409,549.00 and M/s OM Parkash 
M.Kundnani, Larkana stood the Highest at a bid price of Rs. 19500739.51. 

Alter evaluation, the committee found that the rate quoted by M/s Kashif Constructor, Khairpur was the 
lowest in competition. 

Alter a detailed discussion, the committee recommended to award the work for dismantling and 
reconstruction of compound w'all, supplying and installation of sodium light and security C.C.T.V camera 
system for main campus and supply fixing barbed wired at residential complex of MUET. Shaheed Z.A 
Bhutto Campus Khairpur Mir’s to M/s Kashif Constructor, Khairpur at the evaluated cost of 
Rs. 19,409,549.00. 


The meeting ended with the vote of thanks to the Cha 
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M EH RAN UNIVERSITY OF ENGINEERING AND TECHNOLOGY. SHAHEED Z.A 

BHL.'TTO CAMPUS KHAIRPUR MIR'S. 

MINUTES _ OF PROCUREMENT COMMITTEE FOR DISMANTLING AND 

RECONSTRUCTION OF COMPOUND WALL. SUPPLYING AND INSTALLATION OF 

SODIUM LIGHT AM) SECURITY C.C.T.V CAMERA SYSTEM FOR MAIN CAMPUS AM) 

SUPPLY FIXING BARBED WIRED AT RESIDENTIAL COMPLEX OF MUET. SHAHEED Z.A 

BHUTTO CAMPUS KHAIRPUR MIR'S HELD ON 02.01.2018 AT 11:30 A.M IN THE OFFICE 

OE_PRO.TF.CT DIRECTOR AT MUET, SHAHEED Z.A BHUTTO CAMPUS KHAIRPUR MIR’S. 

The Meeting of Procurement committee for dismantling and reconstruction of compound wall, 
supplying and installation of sodium light and security C.C.T.V camera system for main Campus and 
supply fixing barbed wired at Residential Complex of MUET, Shaheed Z.A Bhutto Campus Khairpur 
Mir’s, was held on 02.01.2018 at 11.30 am in the office of Project Director at MUET. Shaheed Z.A 
Bhutto Campus Khairpur Mir's. The following attended the meeting. 


1. 

Engr.Sajjad Hussain Memon 

Project Director 

MUET. SZAB Campus Khairpur Mir's 

Convenor 

2. 

Engr. Mir Sajjad Hussain Talpur 

Principal PTTI/GTC. Khairpur Mir’s 

External Member 

jt. 

Pro.Dr.Navecd Raza Shah 

Chairman Civil Engg. Deptt: 

MUET, SZAB Campus Khairpur 

Member 

4. 

Mr. Ghulam Mujtaba Abbasi 

Executive Engineering (Electrical) 

SALU, Khairpur Mir’s. 

External Member 

5. 

Mr.Maqsood Ahmed Memon 

Divisional Forest Officer Khairpur 

External Member 

6. 

Mr. Waqas Ali Channa 

Deputy Director Finance 

Member 

7. 

Engr. Naveed Ali Brohi 

Assistant Engineer (EL), 

MUET, SZAB Campus Khairpur 

Secretary / Member 

The meeting started with the name of Almighty Allah. Afterwards, 
participants and thanked them for attending the meeting. 

Project Director welcomed 

# 

Lateron. the agenda was discussed and following recommendations were made as under: 













FORM OF BID 


FB-1 


Bid Reference No. Dismantling and reconstruction of compound wall, supplying and 
installation of sodium light and Security C.C.T.V Camera system for Main Campus and 
Supply Fixing barbed wired at Residential Complex of MUET, Shaheed Z.A Bhutto Campus 
Khairpur Mir’s 


o: 




fv/telvfqivN a L 

i 


ua_ Kusu-* p * 


Having examined the bidding documents including Instructions to Bidders, Bidding Data, and 
Conditions of Contract, Specifications, Drawings and Bill of Quantities and Addenda Nos. 

__ for the execution of the above-named work, we/I, the 

undersigned, offer to execute and complete the work and remedy any defects therein in 
conformity with the Conditions of Contract, Specifications, Drawings, Bill of Quantities and 
Addenda / for the sum of Rs. 

(Rupees 
sych other sum as 


Addenda / 

mo?ewA 

I Lr)foQc\ /flil/iaw* / 


N t nlcQ** fOilligw. 
may be ascerta 1 


VpW hbryJteM-J, rfl TVU Uv 

lined in accordance with the said conditions.^ 


c&r sucl 






We/I understand that all the Appendices attached hereto form part of this bid. 


As security for due performance of the undertakings and obligations of this bid, we/I submit 
herewith a bid security in the amount of Rupees_ 

(Rs. _) drawn in your favour or made payable to procuring agency 

and valid for a period of_days beginning from the date, bid is opened. 


We/I undertake, if our bid is accepted, to commence the works and to complete the whole of 
the works comprised in the contract within the time stated in Appendix-A to Bid. 

We/1 agree to abide by this bid for the period of % ays from the date fixed for opening 
the same and it shall remain binding upon us and may be accepted at any time before the 
expiration of that period. 


Unless and until a formal Agreement is prepared and executed, this bid, together with your 
written acceptance thereof, shall constitute a binding contract between us. 

We do hereby declare that the bid is made without any collusion, comparison of figures or 
arrangement with any other bidder for the works. 

A e understand that you are not bound to accept the lowest or any bid you may receive. 

We undertake, if our/my bid is accepted, to execute the Performance Security referred to in 
Clause 10 of Conditions of Contract for the due performance of the Contract. 



















We confirm, if our bid is accepted, that all partners of the joint venture shall be liable jointly 
and severally for the execution of the Contract and the composition or the constitution of the 
joint venture shall not be altered without the prior consent of the procuring agency. (Please 
delete this in case of Bid form a single bidder) 


r ne capacity of duly authorized to sign Bids for and on behalf of 

Dated this O _day o f 

rs . / Signature: _ 

bidder in Block Capitals) 


f- 


20 I? 


(Name of Bidder in Block Capitals) 


"I f — 


dress: 


w- „ , (Seal) . M/S 

QgaW-t pirAtYptAV 


k tness: 




nature!_ 
ne:_ 




dress: 




cupation:_ 
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M/S Kashif Constructor's 































The En4 



